|| BILL NO. S-69-03- 2% 
SPECIAL ORDINANCE NO. S-_722-49 


AN ORDINANCE approving two contracts with EARTH 
CONSTRUCTION & ENGINEERING, INC. for construction 
of Storm Sewers in the area of New Haven and 
Fleetwood Avenues, and in Anthony Wayne Village. 


| BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 
| INDIANA: 


SECTION 1. The contract approved February 24, 1969 between 
| the City of Fort Wayne, by and through its Mayor and the Board of © 
Public Works, and EARTH CONSTRUCTION & ENGINEERING, INC., for 
| Storm Sewer Resolution No. 200-1969 in the area of New Haven and 
Fleetwood Avenues, to be constructed as follows: 


PART A: Beginning at proposed manhole located 152 
feet South of New Haven Avenue and 320+ feet West 

of Fleetwood Avenue; thence North in and along a 
proposed easement between lots numbered 194 & 195 
located in Oldsdale Addition, a distance of 210+ 
feet to a proposed manhole; thence West in and along 
an alley a distance of. 38+ feet to a proposed man- 
hole; thence North in and along a proposed easement 
between lots numbered 150 & 151, located in Oldsdale 
Addition a distance of 205+ feet, terminating at a 
proposed inlet located on the North side of Chestnut 
Street. 


PART B: Beginning at an existing manhole located 
15+ feet South of New Haven Avenue & 240+ feet West 
of Fleetwood Avenue; thence North a distance of 52: | 
feet, terminating at a proposed manhole located on 
the North side of New Haven Avenue. 


Said sewers shall be 21, 18 and 15 inches in diameter, 


for a total cost of $8,213.00, all as more particularly set forth | 
in said contract which is on file in the office of the Board of 
Public Works and is by reference incorporated herein and made a 
part hereof, is hereby in all things ratified, confirmed and 


approved. 


SECTION 2. The contract approved February 24, 1969 between 
the City of Fort Wayne, by and through its Mayor and the Board of 
Public Works, and EARTH CONSTRUCTION & ENGINEERING, INC., for 
Storm Sewer Resolution No. 206-1969 in Anthony Wayne Village in 
the area of Maple Grove Avenue, Schaper Drive and Hessen Cassel 
Road, to be constructed as follows: 


STORM SEWER: Beginning at a proposed manhole 
located on the North side of Maple Grove Avenue 
in the easement between Schaper Drive and Hessen 
Cassel Road; thence North in and along said ease- 
ment a distance of. 305+ feet, terminating at a 
proposed structure. 

Said sewer shall be 10 inches in diameter, 


| for a total cost of $2,047.00, all as more particularly set forth 
lin said contract, which is on file in the office of the Board of 
| Public Works and is by reference incorporated herein and made a 

| part hereof, is hereby in all things ratified, confirmed and 

| approved. 


i SECTION. 3. This Ordinance shall be in full force and 
|| effect from and after its passage and approval by the Mayor. 


H 
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Bill No. _S-69-03-08 
REPORT OF THE COMMITTEE ON PUBLIC 


We, your Committee on Public Works to whom was referred an Ordinance 
approving two contracts with EARTH CONSTRUCTION & ENGINEERING, ING. for ——— 


construction of Storm Sewers in t i 
Anthony Wayne Village 


have had said Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance Zr? PASS. 


JOHN NUCKOLS, Chairman 


EDWIN J. ROUSSEAU, Vice-Chairman 


THOMAS G_ ADAMS 


CELIA ANN FAY 


ia Baez RL PT as on 


JOHN H ROBINSON 


CONCURRED IN 
A” = ~ bg AT O RASTA LIANANA CITY Lea 
DATA = "f AD G. LONAHOOM, CITY CLERK 


Read the first time in full and on motion by No hla seconded by 


oqa nET. and duly adopted, read the second time by title and referred 


= 


to the (Committee on) 


Gommission för recommendation) Cand” capt ee eet to. be held after.due.legal..notice, 
“at<the’Council Chambers, oe Halls Fort Waynes Indiana; on 


Mea lunasan ha + aeS — 196 „at o'clock 


be care © ieee Conair Al 


Date: ~f// — PSY LF Zt ie LZ. Pi pt 


City Clerk 


Read the third time in full and on motion by N i 


seconded by J Cus PA O T ot and duly adopted, placed on its passage. 
Passed (KST) by the following vote: 
AYES ae NAYS oe ABSTAINED $ ABSENT to-wit: 


Adams 
Dunifon 
Fay 

Geake 
Nuckols 
Robinson 
Rousseau 
Steigerwald 
Tipton 


Date wo 2 S216 4 a 
City Clerk 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 


E a mcrae? iste. Ordinance (€Resetutton) No. S 226-9 


on the 


City Clerk uv Presiding Officer 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 24% day 


of ae tee , 196 7 at the hour of Pe 33 Lage des 


City Clerk 


Approved and signed by me this 26% day of 


, 196% _, 
~ TOLA A ee 2 


at the hour of = Gv 57. o'elock A MoE.S.T. 


